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N0TIS 


1. A REMOTE OEtXWAMtNATION ENCLOSURE SHALL BE CONS^UCTED 
IN EACH BUILDING AT A LOCATION APPROVED BIT THE ENGWEER. 

2. WATER, DRAM AND ELECTRICAL FACtLfTES SHALL BE DETERWNED 
ON SITE AND IS SUBJECT TO APPROVAL BY THE ENGINEER. THE 
CONTRACTOR B RESP0N38LE FOR TEMPORARY UTILOY HOOK-UPS. 

3. REMOVE ALL SUIT-UP ROOFNG MATERIAL fHCLUDING FIASHNG AND 
DISPOSE AS ASBESTOS WASVE. 

4. AFTER EACH SEQUENCE OF ROOF IS ABATED, CONTRACTOR SHALL 
PROVIDE PROTECTION TO THE EXPOSED ROOF SLAB USWG "VSQWNE" 
OR EQUIVALENT. 

5. THE CONTRACTOR SHALL SEAL ALL OPENINGS, (GRILLES, DUCTS AND 
COMMUNftHMG OPENWGS, ETC.) ONE STORY ABOVE ANO ONE STORY BELOW 
ROOF LEVEL OF THE IMMEDIATE WORK AREA AND EXTENDING 25 FEET 
BEYOND. 

6. ENTRANCE TO ROOF SETBACKS ARE LOCATED IN THE NORTHEAST AND SOUTHWEST 
CORNERS OF THE FLOOR IN ONE WORLD TRADE CENTER AND M THE NORTHWEST 
AND SOUTHEAST CORNERS OF THE FLOOR IN TWO WORLD TRADE CENTER. 
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|ONE A TWO WOfU 1TMDE GENIElq 
UERflEIWCKS 
FLOORS 7, 41110 


EMVUOMMEMML 
TWiCW. FLOOR PUW 


ThJt dravinoj subject to condRfonc in contract- 
All fnnntlafMt IdKWi dvrisnc snd nwtlwdR 
hartfn ort raaorvMl to Pfcrt Autho rity ond 
ittoy not do uMd vtthout its written content. 
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